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Her Excellency 
The Right Honourable Jeanne Sauve 
Governor General of Canada 


May it please Your Excellency: 
| have the honour to submit to Your Excellency a report 


on the progress and achievements of the Special 
Recovery Capital Projects Program to March 31, 1984. 


Respectfully submitted 


Donald J. Johnston 
Minister Responsible 


Introduction 


To prosper tomorrow, we must invest in Canada today. 
We must ensure that our renewable resources — our 
forests, fisheries and agricultural base — are properly 
husbanded. We must develop new products and 
processes and pursue excellence in our scientific 
research. We must have in place the necessary air, 
sea, rail and road links to move people and goods 
efficiently across the country and bring Canadian 
products to world markets. 


To help meet this challenge, the Government of Canada 
established the $2.4 billion Special Recovery Capital 
Projects Program in April 1983. The program involves 
the construction, expansion and improvement of a 
variety of public facilities across the country as well as a 
range of major purchases of equipment and material by 
the government. Because of the rate at which it is being 
carried out, all of this activity is having a two-fold 
benefit. First, it is providing needed stimulus in a period 
of relatively lower rates of private sector investment. 
Second, by the very nature of the assets being built or 
acquired, it will support expansion of the Canadian 
economy for many years to come. 


As Minister responsible, | am pleased to report that the 
program is on track and that its major objectives are 
being achieved. This has been due in no small measure 
to the combined efforts of the ministers and public 
servants involved as well as the great number of 
Canadian companies performing the contracted work. 
Because of its size and scope, the Special Recovery 
Capital Projects Program has represented a major 
challenge to the public service managers accountable 
for results across a very wide range of construction and 
procurement projects. The program is a test of the 
capacity of the Government of Canada to marshall its 
human resources and to manage its capital investments 
to meet evolving economic and regional development 
needs. 


Many of the benefits of the SRCP Program for 
Canadians are, of course, more immediate. People are 
now seeing these benefits in over 500 communities 
from coast to coast. Special Recovery Capital Projects 
span improvements from the Inuvik air terminal building 
to small craft harbours at Bonavista, Newfoundland and 
Leamington, Ontario, to reconstruction of the main 
highway in Pacific Rim National Park on Vancouver 
Island. They range from state-of-the-art air navigation 
equipment to be installed at 90 Canadian airports to a 
new research institute in Montreal packed with the latest 
scientific equipment to investigate the exciting field of 
biotechnology. 


Renewal of our economy requires commitment and 
action by all Canadians. The Special Recovery Capital 
Projects Program is a major step by the Government of 
Canada to provide a base for such action. 


Donald J. Johnston 
Minister Responsible 
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At Vancouver International 
Airport, a new parking area 
and helicopter landing pad 
are being constructed. 


The airport is one of 29 
across Canada being 
expanded or improved 
through the SRCP 
Program. 


Progress 
Highlights 


The following summarizes the status of the Special 
Recovery Capital Projects Program as of March 31, 
1984. 


96 per cent of the projects, representing 96 per cent 
of the total value of the program, have received 
approval of detailed design and cost estimates and 
are contracted or proceeding to contract. 


227 projects have started. These represent 
approximately 80 per cent of the total number of 
projects and 79 per cent by cost of the program's 
total funds. 


31 projects have already been completed at a total 
value of $8.7 million. 


About $332 million in investments under the program 
have been made in its first year. 


The results of a project-by-project review undertaken 
during the period January to March 1984 suggests 
that the investment timing goals of the program will 
be achieved. More specifically, current indications 
are that the program’s major objective — 60 per cent 
of the program's funds to be spent by March 31, 
1985 — will be met or possibly exceeded. 


Over 550 contracts have thus far been awarded for 
work under the SRCP Program. 


__. 


More than 120 small craft 
harbours are being 
improved across the 
country under the SRCP 
Program. At Glace Bay, 
the wharf is being 
reconstructed. 


The Program 


Purpose 


The Special Recovery Capital Projects (SRCP) Program 
represents a major public investment in the future of our 
economy. The projects included in the SRCP Program 
are future-oriented and respond to important national 
and regional economic development needs. For 
example, Canada incurs major forest losses each year 
from insects, disease and fire. Under the SRCP 
Program, four forest research centres of Environment 
Canada are being substantially expanded and a 
federal-provincial fleet of 29 water-bombing aircraft is 
being established. Similarly, Canada must have the 
know-how if it is to compete internationally in new fields 
such as biotechnology and workplace automation. 
Research facilities to investigate these new industries 
as well as other centres to assist sectors of historic 
strength such as mining, fisheries and food processing 
are being built under the SRCP Program. Further 
examples of benefits accruing from investments under 
the program are outlined in the Projects section of this 
report. 
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The Special Recovery Capital Projects Program is a 
program in a hurry. Construction and procurement 
projects which were planned by the government for later 
in the decade have been brought from drawing boards 
into action as rapidly as possible. Time has been of the 
essence — by moving quickly, the government is 
seeking to stimulate the economy in a period of 
relatively lower rates of private sector investment 
through construction and procurement projects which fill 
vital needs. It will, at the same time, avoid competing 
with business for capital resources when the economy 
has fully recovered. 


Scope 


The Special Recovery Capital Projects Program is a 
major thrust by the Government of Canada to foster and 
strengthen the recovery of the Canadian economy. A 
number of factors must be understood to appreciate its 
full scope: 


e@ Of the total funds included in the SRCP Program, 
$1.71 billion is an injection of new funds. These 
funds supplement approximately $700 million already 
budgeted by departments over the four-year life of 
the program. 


@ The SRCP Program complements a further 
$2.4 billion in Special Recovery incentives for private 
sector investment. 


@ Over 350 separate facilities, buildings and 
installations are being constructed under the 
program. 
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@ The original total of 100 or so Special Recovery under the chairmanship of the Minister of State for 
Capital Projects grouped together many of the Economic and Regional Development, the Honourable 
smaller projects under the program such as the small Donald J. Johnston. The sub-committee played a very 
craft harbour improvements. Sub-dividing this early active role in the development and early implementation 
count has resulted in the 283 unique projects which of the SRCP Program. In September 1983, the duties of 
are identified in assessing the progress of the the special sub-committee were transferred to the 
program. These projects are listed at the conclusion Cabinet Committee on Economic and Regional 
of this report. Development which Mr. Johnston also chaired. 

@ Some 70 of the projects are cooperative ventures Special Recovery Capital Projects Board 
with provincial governments or other authorities. To support the Cabinet, a Special Recovery Capital 

Projects Board was established. The Board was 

@ The program focuses on six major sectors: assigned responsibility for the overall management of 
transportation, shipbuilding, research and training the SRCP Program within the context of policy direction 
facilities, advanced technology procurement, provided by Ministers. The Deputy Minister of Supply 
resource development, and land and tourism and Services Canada, Mr. R.V. Hession, was appointed 
development. The division of federal funds within Chairman of the SRCP Board with the deputy heads of 
these areas is outlined in Chart 2. the departments of National Defence, Public Works, 


Regional Industrial Expansion, Transport and the 
Ministry of State for Economic and Regional 
Development serving as members. 


CHA Ze | eae eee ee Special Recovery Capital Projects 
__ SECTORAL DISTRIBUTION Secretariat 


The SRCP Board is assisted by a small secretariat 
which reports regularly on the status of the Program, 
provides advice on program management issues, and 
helps participating departments overcome obstacles to 
the completion of projects. 


Departments 


Departments and agencies participating in the SRCP 
Program are responsible for the management of their 
respective projects and for project results. These 
organizational arrangements have resulted in a tightly 
coordinated decision-making process which is 
summarized in Chart 3. 


Changes in Approval Process 


Procedural changes were also made which have 
constituted the “fast-track” process for which the SRCP 
Program has become noted. These procedural changes 
ore aoe have included adjustments to the two-phased process 
LEI AON oe TRAINING used by the Treasury Board for the approval of project 
FACILITIES : ; ae. ; 
B.5% RESOURCE 14.7% cost estimates. The first phase, preliminary project 
PEVEDOCMENT approval (PPA), indicates that the project is the 
preferred choice for meeting the program requirement 
and authorizes the spending of a specific amount of 
funds for the development of detailed design and cost 
estimates. The second phase, effective project approval 
(EPA) authorizes a specific spending ceiling for the 
entire project. Under the SRCP Program, authority for 
preliminary project approval was delegated by the 


Organization and Treasury Board to the Minister of State for Economic 


and Regional Development. Government contract 
Procedures regulations were amended to delegate Treasury Board 
approval of competitively awarded contracts to 
departments for approved projects. Departments 
themselves made complementary changes to their own 
approval, implementation and reporting procedures. 


When it established the SRCP Program, the 
government made a number of organizational and 
procedural changes in order to meet the program’s 


objectives. All of the organizational and procedural changes noted 


ae here were made for one purpose: to ensure that the 
Role of Ministers . government's own approval and decision-making 

At the level of Cabinet, a special sub-committee of the processes were supportive of the program’s objectives 
Priorities and Planning Committee was constituted and their successful achievement. 
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The Program in Context: 
Trends in the Government's 
Capital Investments 


The Special Recovery Capital Projects Program has 
involved the injection of substantial new funds into the 
Capital budgets of thirteen federal departments and 
agencies. Capital expenditures are used for the 
construction or acquisition of land, buildings, works, 
machinery and equipment. 


Certain trends have occurred in recent years with 
respect to the capital spending of the federal 
government. They are discussed more fully in the 
Government Expenditure Plan of the 1984-85 Estimates 
and can be summarized as follows: 


— Since late 1975, the government has sought to 
ensure that the trend in its total soending should not 
rise more quickly than the trend of the Gross 
National Product. 


— Since 1975, there has also been a steady growth in 
the capital expenditures of the Department of 
National Defence (DND). 


— Excluding DND, there was a decline in real terms in 
the level of total capital expenditures of federal 
departments and agencies in the period from 
1976-77 through 1979-80. The level of total non-DND 
capital expenditures then remained relatively 
constant through fiscal year 1983-84. 


— Capital expenditures of departments and agencies, 
excluding DND, will rise substantially in fiscal year 
1984-85 (about 53 per cent in constant dollar terms 
over the previous year). This rise is almost entirely 
due to the Special Recovery Capital Projects 
Program. 
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— In fiscal year 1984-85 alone, the Government of 
Canada is planning to spend about $1.1 billion 
through the Special Recovery Capital Projects 
Program. 


Timing of the 
Program's Investments: 
A Balancing Act 


As noted earlier, timing is a central feature of the SRCP 
Program. In contemplating the program, the government 
took into account previous experience in Canada and 
other jurisdictions in mounting large counter-cyclical 
programs of capital investment and public works. Efforts 
which had been geared to providing stimulus in periods 
of economic slack often had limited benefit and higher 
costs due to delays in program start-up and execution. 
These concerns were in addition to certain broader 
principles which guided the government's actions: 


— maximum Canadian content; 

— competitive procurement and tendering; 

— maximum contracting out; 

— minimum growth in the public service; 

— pursuit of the spirit of the 6 and 5 program; 

— prudence and probity in use of the taxpayer’s dollar. 
The SRCP Program has thus involved a highly 
disciplined balancing act: project managers have had to 
do sooner and faster what they had planned to do later 


in the decade, while attempting to respect the above 
performance requirements. 


This balancing act has paid some major dividends. For 
example, as a result of the competitive bidding process 
and the program’s timing, many of the projects are 
being contracted for less than their original cost 
estimates. Savings to the program now total in the order 
of $120 million. In a similar vein, average Canadian 
content in procurement projects exceeds 80 per cent 
while construction projects exceed 95 per cent on 
average. Similarly, securing the participation of other 
parties such as provincial governments in projects has 
brought forward additional funds. Monies from these 
sources total more than $250 million. 


This process has been made all the more challenging 
given the size and complexity of many of the projects 
being undertaken. For example, the planning, design 
and construction of a Type 1200 icebreaker which 
normally takes approximately six and a half years has 
been compressed under the SRCP Program into a 
period of about four years. The same situation holds for 
the many large facilities, such as the research institutes, 
being built under the auspices of the program. Each 
building involves a complex process of planning, design, 
contracting, construction and commissioning, with each 
step requiring precise documentation and the work of 
teams of technical specialists including architects, 
engineers, specification writers, and facilities planners. 


Outlook of the Program 


To look ahead a year, it is important to understand the 
status of the program now. As shown in Chart 4, the 
SRCP Program's fast-track process has provided a 
major dividend in the form of time saved between 
selection of projects and shovels in the ground. At the 
end of the program’s first year, 96 per cent of the 
projects, representing 96 per cent of the total value of 
the program, have received full or partial effective 
project approval. In a very few cases, this effective 
approval has been partial because of the phased nature 
of the projects affected. In order for a project to receive 
effective project approval, its managers have had to 
prepare detailed designs and cost estimates including 
the project’s proposed annual cash flows. This contrasts 
with a year ago when most of the projects were defined 
in only a preliminary way. As the program has matured, 
there has been increasing precision in forecasts of the 
rate of investment under individual projects and, as a 
consequence, the program as a whole. 


The maturing of the program strengthens any estimates 
of future investment under the program in another way. 
Given that the necessary planning and approvals have 
been completed for the vast majority of the projects, the 
rate of investment under the program will more and 
more become a function of how fast departments and 
agencies can implement projects. Some 550 contracts 
have indeed already been awarded. 
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Given the importance of the rate of investment under 
the program, the SRCP Board directed the SRCP 
Secretariat to carry out a detailed review of each project 
with special attention to its expected cash flow. The 
results of that study suggest that 60 per cent of the 
program’s funds will be spent by March 31, 1985, 
although effective project management will be required 
to assure that result. 


A major test of the efficacy of the program’s timing 
requires a review of trends in private sector investment. 
Chart 5 shows the government's projection for business 
investment in the period from 1983 to 1988. Arrayed 
against the projection is the planned cash-flow of the 
SRCP Program. Business investment is projected to 
expand significantly over the medium term and indeed 
is considered to be the primary engine of growth of the 
Canadian economy after 1984. Chart 5 shows that the 
government’s expenditures under the program will have 
peaked in advance of increased activity in the private 
sector. 


CHART 5 
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The Projects 


In selecting specific projects the government established 
the criteria that the SRCP initiative would: 


®@ contribute to balanced regional economic growth with 
projects planned in all parts of the country; 


@ expand and improve upon essential infrastructure 
facilities, thereby maintaining and creating 
employment in important sectors and be ready to 
take advantage of opportunities as the economy 
expands. 


The impact of the projects therefore, will be felt 
throughout Canada in increased economic activity. The 
overall result will be a more modern and efficient stock 
of public capital, to assist Canadian firms in their drive 
for improved productivity and competitiveness and to 
create jobs for Canada. 


As a result of the basic criteria applied, the projects 
focus on six key areas: transportation facilities, 
shipbuilding, research and training facilities, advanced 
technology procurements, land and tourism 
development, and resouce development. 


Because the SRCP Program includes such a large 
number of projects, it is impractical to describe every 
one of them in detail here. However, there are typical 
projects in each of the program’s sectors. Described 
below, they provide an indication of the type of activity 
and long-term economic benefits encompassed by the 
entire SRCP Program.* 


Transportation Facilities 


Government investments in the transportation sector 
under the SRCP Program touch almost every mode of 
transport in the country. They include the creation of 
new deepwater ports and other harbour facilities, 
strengthening airport runways and construction of 
terminal and support buildings at several airports, 
railway grade separations and highway improvements. 
The net result for Canadians will be faster and more 
efficient movement of people and goods, as the 
Canadian economy recovers and grows. 


Airport Projects 


The SRCP Program’s distinctive maple leaf site sign is 
seen daily by thousands of travellers using some 29 
airports across the country. SRCP airport expansions 
and improvements range from major work at Dorval 
and Hamilton to smaller projects at Pemberton, B.C. 
and Kenora, Ontario. 


A variety of work is being undertaken: new parking 
garages, improvements to taxiways, terminal building 
renovations, replacement of runway signals, runway 
extensions and reconstructions, new firehalls, new 
computer controls, asbestos insulation removal, 
improvements to water and electrical systems, and new 
access roads. All of these add up to over $300 million in 
improvements at Canadian airports. 


“For a comprehensive list of all SRCP projects, see Projects Progress 
Report, on page 20. 


world attention when 
Calgary hosts the 1988 
Winter Olympics. 


Trans-Canada Highway 
near Banff, Alberta. Banff 
will be a major focus of 


Workers build forms for a 
new overpass as part of 
the four-laning of the 
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Many projects may not be highly visible, but others can't 
be missed. For example, travellers to Montreal's Dorval 
International Airport will no longer have to compete for 
limited parking space thanks to a new parking garage. 
Other work at Dorval includes modernization of the 
terminal's baggage-handling areas and extensive 
renovations to the kitchens and public areas. Access 
roads to the airport are also being reconstructed. 


SRCP work is underway at Hamilton’s Civic Airport. 
Work started last year on the new 2,440 metre runway, 
as did construction of a new firehall and firefighting 
training area. Passenger volume at the airport is 
forecast to triple by the end of the decade. With this 
increased demand in mind, the air terminal building is 
being expanded from 1,100 to 3,400 square metres. 


Vancouver International airport will boast the first 
heliport to be built at a Canadian commercial airport, 
thanks to the program. Fixed-winged aircraft and 
helicopters currently share the same tarmac area. Other 
projects to be carried out at the airport include a new 
1,800 car parking lot and construction of a new taxiway. 


These modifications will not only make access to 
airports easier for the travelling public, but will benefit 
the surrounding communities by providing opportunities 
for new or improved air services as well as increased 
opportunities for tourism, business and industry. 


Marine Improvements 


Large ships are vital to the exchange of goods and 
services in today’s competitive world, and yet Canada 
does not have enough wharves to accommodate them. 


In Cartwright, Newfoundland, CN Marine’s 135-metre 
vessel the Sir Robert Bond cannot dock alongside the 
existing wharf to offload cargo and passengers. Even 
though the ship is the main freight transportation link to 
and from this southeast Labrador community of 750, it 
currently has to anchor offshore and be offloaded by 
smaller coastal vessels. Under the SRCP Program, 
Cartwright’s wharf will be extended and the berthing 
area dredged to a depth of 6.9 metres, allowing the 

Sir Robert Bond unrestricted access to the community. 


This is an example of the marine improvements being 
undertaken through the SRCP Program. Other major 
marine developments in Atlantic Canada include new 
port facilities being built at Chatham and Newcastle in 
New Brunswick to handle increased forest product 
exports from the Miramichi region. The Miramichi Port 
Development project includes construction of a new 
wharf and shed at Chatham and extension of present 
facilities at Newcastle. 


In total, over $124 million will be spent on 121 small 
craft harbours across the country and over $129 million 
on 14 other marine projects ranging from port 
developments at Sept-lles and Chicoutimi in Quebec 
to new barge terminals at Campbell River and Port 
Hardy in British Columbia. 


These improvements to ports, harbours and wharves 
will be of great value to all sectors of the Canadian 
economy by providing better facilities for the export of 
our many goods and natural resources. 
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Harbour facilities at 
Mulgrave, Nova Scotia are 
being expanded to handle 
future activity generated by 
off-shore exploration. 
Marine improvements are 
being undertaken at 14 
locations ranging from a 
barge terminal at Port 
Hardy, B.C. to a new 
deepwater port at 
Sept-lles, Quebec. 


Surface Projects 


Over $230 million is being spent under the SRCP 
Program on a range of highway and railway station 
improvements, rail grade separations and other 
miscellaneous surface transportation projects. One such 
project is the widening of the Trans-Canada Highway 
through Banff National Park, Alberta. 


In February 1988, the world is coming to Banff. For two 
weeks this picturesque town will be familiar to millions 
around the world as Canada hosts the fifteenth Winter 
Olympics. To prepare for the influx of visitors and to 
help cope with the ever-increasing numbers of tourists 
who visit the area each year, a section of the 
Trans-Canada Highway is being widened to four lanes 
from its present two. For 14 kilometres, from just east of 
the Minnewanka traffic circle to the Sunshine Village 
access road, the handling capacity of the highway will 
be doubled. Steps are being taken to minimize 
disruption to the environment while ensuring that this 
needed improvement proceeds on schedule. The 
project is one of a number of highway projects being 
undertaken through the program, many as cooperative 
ventures with provincial governments. 


Shipbuilding 

The SRCP Program has allotted about $700 million for 
construction of new vessels for the Canadian Coast 
Guard and the Department of Fisheries and Oceans. 


Canadian shipbuilders will be busy filling these orders 
during the next three years. 


Shipyards in British Columbia, Ontario, Quebec and 
Atlantic Canada are all helping to expand and upgrade 
the Canadian Coast Guard fleet. The SRCP Program is 
providing for 11 new Coast Guard vessels and several 
smaller craft as well as the mid-life modernization of 
three existing vessels. 


West Coast yards will construct two Type 1100 navaid 
tenders/light icebreakers as well as one Type 1050 and 
a number of small craft. Ontario and Quebec firms will 
also benefit with the award of contracts for one and two 
Type 1100 navaid tenders/light icebreakers respectively. 
In addition to one major modernization, East Coast 
yards will construct one Type 1100 and one Type 1050, 
and undertake other related work. 


In recent years, most of Canada’s shipbuilding industry 
has been operating below capacity. Many shipyards 
have been finishing residual contracts, and orders 

for future work have been slow coming in. The 
government's decision to accelerate replacement of the 
Canadian Coast Guard fleet under the Special Recovery 
Capital Projects Program has been welcomed by the 
industry. And apart from the boost to shipbuilding, this 
initiative will aid long term recovery in all sectors. Once 
completed, these vessels will maintain ice-free shipping 
channels, supply navigational aids, and assist in 
search-and-rescue, for the benefit of the entire 
economy. 


Burrard Yarrows 
Shipbuilding Ltd. of 
Vancouver was awarded 
a contract for the 
construction of two Type 
1100 icebreakers for the 
Canadian Coast Guard. 
Shipbuilding projects 
funded under the SRCP 
Program will help to 
develop and maintain 
expertise associated with 
the trade. 


Research and Training 


Across Canada new rapid-growth industries are 
developing in high technology and other high 
productivity areas. But more scientific research and 
technological innovation is imperative if Canada is to 
hold its own in an increasingly competitive world. 
Biotechnology, office automation and other new fields 
are rapidly gaining importance as sources of new jobs 
for Canadians. Under the SRCP Program, these and a 
range of other areas will benefit from the construction or 
expansion of some 18 research and training facilities at 
a total cost of over $350 million. 


Biotechnology... A New Frontier 


Not too long ago, micro-organisms were something to 
be feared. Although scientists were aware of the 
beneficial role of these “bugs” in nature, their full 
economic potential has only recently been realized. 
Whether producing chemicals or cleansing the 
environment, microbes are part of a rapidly growing 
industry known as biotechnology. 


Over the next decade this technology is expected to 
replace many conventional production processes in 
the fields of agriculture, food, energy, medicine and 
even micro-electronics, and will make a significant 
contribution to Canada’s economic growth. While a 
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precise forecast cannot be made, biotechnology has the 
potential to become a multi-billion dollar industry in 
Canada by the end of the century. 


But this presents a scientific and technological 
challenge. The federal government is responding to that 
challenge through major investments under the SRCP 
Program. A new Biotechnology Research Institute is 
currently being constructed in Montreal. The Institute, 
which is part of the National Research Council, will 
focus on animal diagnostic chemicals and vaccines, 
bacterial ore leaching, pest control, nitrogen fixation and 
genetic engineering. A major expansion is underway at 
the NRC Plant Biotechnology Institute, Saskatoon, so 
that it may become a national centre for research on 
plant biotechnology. 


Manufacturing Technology 


By 1986, over 120 scientists and engineers will be at 
work on applied research and development projects at 
the Institute for Manufacturing Technology being 
constructed as an SRCP project in Winnipeg. Scientists 
at this new centre will specialize in such fast-growing 
fields as computer-aided design, robot mechanisms and 
sensor systems, and artificial intelligence. These areas 
are critical if Canada is to remain internationally 
competitive in a host of industry sectors. 


As a national laboratory, the Institute will work closely 
with provincial research organizations and other regional 
establishments to provide a national focus for industry’s 
medium and long-term R&D needs. 


Food Processing 


Forty controlled-atmosphere rooms, industrial 
engineering laboratories with the capacity to design and 
manufacture equipment prototypes useful to the food 
industry, and six pilot plants simulating manufacturing 
conditions are all important elements of the new Food 
Processing Research Centre, another SRCP project 
now being built at Ste. Hyacinthe, Quebec. As a 
development tool for the food industry, research activity 
will focus on new and improved processes for 
manufacturing food products as well as the 
development of new products. 


The Centre will be ready in 1986 for occupancy by 
about 100 scientists and support staff. Food processing 
and beverage firms from across Canada will be able to 
lease space and equipment in the Centre to carry out 
their own research projects. This service will be 
particularly useful to small and medium-sized 
enterprises having only limited funds for research or 
equipment. 


Minerals Research 


Construction of the Fluid Bed Minerals Research Centre 
in Chatham, New Brunswick will make a major 
contribution to Canadian mining technology. 


This Special Recovery Project is developing a new 
process to recover a higher percentage of metals from 
concentrates obtained from local ores. This process, 
requiring a fluid bed furnace, involves roasting 
concentrates to change their chemical structure to a 
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form whereby metals such as zinc, lead, copper, silver 
and gold can be more easily extracted. 


Office Technology 


To help Canadian expertise in the growing world market 
for office-communications products and systems, the 
government is establishing a Workplace Automation 
Research Centre in Laval, Quebec through the SRCP 
Program. The Centre’s mandate will be to conduct 
research on the design, content and software of 
electronic systems for the office of the future. 


Other Research Facilities 


Other major research and training facilities being 
constructed under the SRCP Program include the 
Atlantic Veterinary College in Charlottetown, the 
Toxicology Research Centre in Guelph, the Fisheries 
Research Centre near Ste. Flavie, Quebec, the Nova 
Scotia Nautical Institute at Port Hawkesbury, Nova 
Scotia and the Coast Guard College expansion at 
Sydney, Nova Scotia. 


Collingwood Shipyards of 
Collingwood, Ontario, is 
building one Type 1100 
icebreaker. 
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Shipbuilding represents 

a major sector of the 

SRCP Program. Here a 
metal-worker at Halifax 
Industries Limited cuts steel 
for an icebreaker. 


Advanced Technology 
Procurements 


Canadian industry has already earned a reputation for 
world-class expertise in a number of advanced 
technology fields. Through six major contracts under the 
SRCP Program, the federal government is purchasing 
this Canadian technology, thus boosting companies 
through expanded production. To enhance their 
competitiveness, companies will be able to demonstrate 
Canada’s advanced technology capability to potential 
foreign customers. In addition, the federal government 
will be filling vital public needs with improved capacity in 
fields such as air navigation systems and national 
defence communications. 


Ice Reconnaissance 


By the end of 1985, Canada’s east coast will have a 
new iceberg detection service. The purchase of a 
DASH-7 Ranger extended range aircraft under the 
SRCP Program will allow the federal government to 
provide an iceberg surveillance and forecasting service 
to oil companies and drill operators working in “iceberg 
alley”, the area of water stretching from northern 
Labrador to the Grand Banks. 


The new aircraft will join two Lockheed Electras 
currently leased as part of Environment Canada’s ice 
information program. This program monitors and 
forecasts pack ice conditions for the Arctic, the Great 
Lakes, the Gulf of St. Lawrence and Canada’s east 
coast. With the addition of this new reconnaissance 
piane, tracking and forecasting of iceberg movement will 


be undertaken, and the surveillance area extended to 
cover a further 500,000 square kilometres of ocean. 


The project involves purchase of the plane and 
advanced sensing equipment developed and 
manufactured in Canada. It’s one example of the federal 
government's determination to support and purchase 
Canadian-built equipment and technology. 


Other Procurements 


Procurement by the Department of National Defence will 
replace aging equipment with advanced technology and 
will stimulate production and jobs in the Canadian 
electronics and communications industries. These 
projects, representing an investment of over $125 
million, include: 


— a major contribution toward the Search and Rescue 
Satellite (SARSAT) project — a joint project involving 
Canada, France and the U.S.A. to detect and locate 
ships and aircraft in distress; 


— installation of MACS (Military Aeronautical 
Communications Systems) at various Canadian 
bases for communication with transport, patrol and 
search and rescue aircraft over Canadian territory; 


— replacement of high frequency receivers and 
microwave communications systems; and 


— modification of three CH-113A Search and Rescue 
Voyageur helicopters with new long-range fuel tanks, 
external rescue hoists and new avionics for superior 
navigation communications. 
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New air navigation equipment being installed at 
Transport Canada airports is providing benefits to the 
Canadian aerospace/electronics sector as well as 
improving airport safety. Special Recovery Projects 
include replacing tube-type instrumentation with 
solid-state instrument landing systems (ILS) at 17 
locations, replacement of very high frequency (VHF) 
transmitters and receivers for air-ground communication, 
the purchase of 50 Instrument Landing System signal 
analyzers, and fitting 90 distance-measuring equipment 
(“DME” beacons) installations with Canadian-made 
built-in test units. The “DME” test units are not 
Canadian made and are expensive to maintain. By 
replacing these units with Canadian equipment, 
maintenance time will be reduced, as will be shipping 
costs and repairs. 


Advanced technology procurements under the SRCP 
Program have a total value of over $195 million. In 
addition to those projects listed above, funds are being 
provided to the CBC to purchase technical equipment, 
telephone systems and transmitters, and to 
Communications Canada for the demonstration of office 
automation technology at the Palais des Congres in 
Montreal. 


In Saskatoon, $6 million 
dollars is being invested 
by the federal government 
to expand the National 
Research Council's Plant 
Biotechnology Institute. The 
Laboratory will become a 
national centre for research 
on plant biotechnology. 
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Land and Tourism 
Development 


By redeveloping urban lands and public facilities, the 
government can encourage related private sector 
investment and give a boost to local construction, 
retailing and other sectors. Under the SRCP Program, 
a variety of initiatives are underway ranging from 
redevelopment of the North of Portage area in 
downtown Winnipeg to the restoration of a major 
heritage building in Vancouver. 


Vancouver’s Sinclair Centre, formerly referred to as 
“Block 15”, comprises four heritage buildings in the 
city's downtown — an entire city block now being 
redeveloped through the SRCP Program. Old roofs, 
floors, structural columns and interior and exterior walls 
are being repaired or replaced in a carefully planned 
restoration effort. The exteriors of the four buildings will 
be fully returned to their original appearance; restoration 
includes repairs to masonry and brick work and the 
addition of energy-efficient windows. 


The result will be an integrated modern office complex 
retaining all the heritage features of this Vancouver 
landmark. The complex will house government offices 
and a mix of commercial and retail space. The inner 
courtyard and laneway will be developed as a two-level 
pedestrian concourse protected by a glazed galleria- 
type roof. The project is scheduled for completion in 
1986, the City of Vancouver's Centennial. The site will 
have a direct link to the planned waterfront station of 
the new ALRT going into service at the same time. 


Canada’s first fully computerized parking garage is one 
of eight developments under the SRCP Program slated 
for Harbourfront, the Government of Canada’s 37 
hectare cultural and recreational complex on Toronto’s 
waterfront. In addition to the 1200-car garage, projects 
include the new Spadina Marina Pier, a four-kilometre 
water’s edge promenade, a skating rink, the 
Harbourfront Spadina Square, related roadworks, and 
seed money for a new Arts Centre on York Quay which 
will include a gallery for contemporary Canadian art and 
a festival hall. 


At Vieux-Port-de-Montréal, SRCP projects include a 
new 30 metre-wide boulevard complete with walkways, 
fountains and trees to link the St. Lawrence waterway 
with Old Montreal. In addition, the eastern entrance of 
Lachine Canal will be opened for pleasure boats, a park 
developed at Cité du Havre, and reconstruction work 
carried out at a number of piers and buildings. 


At Quebec City, SRCP projects include a 400 berth 
marina at Louise Basin, boutiques, restaurants, 

offices and a new market area to transform the 
Vieux-Port-de-Quebec into a “people place”. Quebec 
City’s waterfront will be a major destination for tourists 
from Canada, the U.S. and other countries as it 
welcomes thousands this summer to the pageant of tall 
ships that will open Quebec ‘84 festivities, in celebration 
of Jacques Cartier’s first voyage of exploration. 


Resource Development 


Under the SRCP Program, Canada’s fisheries, forestry 
and agriculture sectors will benefit from a variety of 
projects designed to encourage the development of 
resources in these sectors. 


The Water Bomber Squadron 


One of the larger projects in the SRCP Program is the 
production of 29 CL-215 water-bombing aircraft by 
Canadair, under the terms of a co-operative supply 
agreement between the Government of Canada and the 
provinces of Quebec, Alberta, Saskatchewan, 
Manitoba, Ontario and Newfoundland. In addition, the 
federal government is purchasing four water bombers 
for use in the Yukon and Northwest Territories. The 
total federal contribution to the project is $174 million. 
The new planes will constitute a national fleet of “flying 
fire trucks” to meet peak fire season demands. These 
demands are considerable. Over the past five years, for 
example, forest fires burned three and a half times more 
forest than was harvested by the entire forest products 
industry. In 1980 alone, fire destroyed timber valued at 


A researcher utilizes 
sophisticated technology to 
analyse pulp at the Pulp 
and Paper Research 
Institute of Canada, in 
Vancouver. The institute is 
being expanded as an 
SRCP project. 


$350 million. The water bomber squadron is planned to 
combat these conditions, in all regions of the country. 


Forest Research 


To remain internationally competitive, Canada’s forest 
products industry requires long-term supplies of wood. 
This calls for intensive and sophisticated forest 
management techniques. Environment Canada’s forest 
research centres, such as the Pacific Forest Research 
Centre in Victoria, B.C., are already playing an 
important role in this respect. Scientists at the Centre 
are investigating a number of areas including ways to 
control root diseases in second growth stands and 
reduce losses from insects such as the mountain pine 
beetle. 


Under the SRCP Program, the Pacific Forest Research 
Centre is being expanded at a cost of $14 million. 
Similar SRCP expansions are underway at the Great 
Lakes Forest Research Centre at Sault Ste. Marie, 
Ontario, the Laurentian Forest Research Centre at 
Quebec City, the Maritime Forest Research Centre at 
Fredericton, New Brunswick and the Pulp and Paper 
Research Institute of Canada, Vancouver. 


Fisheries 

Fresh, smoked, frozen and salted, paste, oil, or 
meal... packaged, boxed, canned or bagged... fish in 
its many forms, makes Canada the world’s largest 
exporter of fish products. Our fish exports contribute 
some $1.6 billion toward Canada’s balance of 
payments, and represent our third largest export earner. 


ty 


To foster productivity in the fishing industry, the 


government has invested over $200 million in a variety 


of fisheries infrastructure and harbour development 
projects under the SRCP Program. 


Specific projects include: 


@ 121 small craft harbour improvements in Atlantic 
Canada, Quebec, Ontario and British Columbia; 


@ construction of an electronic sweep vessel to chart 
Atlantic Canada waters; 


@ two marine service centres in Newfoundland to 
provide drydock and repair facilities for smaller 
vessels; 


@ six salt fish facilities in Quebec; 


® bait storage facilities at a variety of locations in 
Quebec to address problems of fluctuating bait 


supply; 


A de Havilland Dash-7 
Ranger with supporting 
electronic equipment is 
being purchased for 
iceberg surveillance off the 
east coast. Reports on ice 
movements from the aircraft 
will assist companies 
exploring off-shore. 
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@ fish-unloading and ice-making facilities in New 
Brunswick, Nova Scotia and Quebec to ensure that 
fish are properly preserved to maintain optimum 
product quality; and 


® upgrading of industrial water and power supplies in 
Nova Scotia. 


Construction of these facilities is already providing 
employment in a number of communities across the 
country, as well as generating longer-term benefits to 
the fisheries sector. 


Building for Tomorrow 


A single report cannot fully describe the benefits and 
the long-term economic impact which Special Recovery 
Capital Projects are bringing to hundreds of cities, 
towns and hamlets across the country. In a variety of 
ways, the SRCP Program is helping Canadians and 
Canadian industry to be more productive and 
competitive and to build for the future. In this respect, 
the SRCP story has just begun. 


. (5) Cost: This section notes the total approved federal funds 

fo CC S which have been provided for the project. The figure in 
each case is derived by adding together the funds 
provided by the department/agency concerned and the 
supplementary funds provided to that department through 

f O f eS S S the SRCP Program. The figure, which is the total 
estimated cost of the project at the time of its latest 
approval, does not include financial assistance, either 
direct or in kind (e.g., provision of land), by other 

fas ort participants in the project, whether in the public sector 
(€.g., a province) or the private sector. In many cases, the 
approved total estimated cost listed for the project is 


greater than its current forecast due to competitive 
contracting. 


The following list provides information on each of the Special Hl STATUS OF PROJECT 


Recovery Capital Projects. The projects are grouped within the 


following sectors: (1) Date of start of project: This section notes the date on 
which construction activity at the project site commenced 
|. TRANSPORTATION FACILITIES or, in the case of a procurement, the date on which the 
ll. SHIPBUILDING contract was awarded. If the construction start/contract 
Ill. RESEARCH AND TRAINING FACILITIES award has not yet occurred, its forecast date is noted 
IV. ADVANCED TECHNOLOGY PROCUREMENT (“F”). A construction start is defined as activity at the 
V. LAND AND TOURISM DEVELOPMENT project site leading directly to completion of the facility in 
Vi. RESOURCE DEVELOPMENT question. 


Vil. OTHER PROJECTS 
(2) Date of completion of project: This section notes the date 


by which the facility will be commissioned or the goods 
delivered. If this date has already occurred, i.e., the 
project is already finished as of March 31, 1984, an “A” 
(actual) follows the date. 


Within each of the above sectors, the projects are grouped on 
a provincial basis. More detailed information, beyond that listed 
here, concerning the status of each Special Recovery Capital 
Project is available from the SRCP Secretariat. 


For each project, two types of information are provided: a 
Oe aw ep Some $24.7 million has 


| | PROJECT DESCRIPTION: been provided to 
Harbourfront in Toronto 
(1) Code Number: This number denotes the department or under the SRCP Program 
agency responsible for management of the project as for eight projects at the 
outlined in the following list. The number is also used in waterfront park. Last year 
the SRCP Secretariat's computerized data base and an estimated 1.8 million 
ORG sy tem: people visited Harbourfront. 


MOT-AIR _ -Ministry of Transport 
(Air Administration) 
MOT-SUR -Ministry of Transport 
(Surface Administration) 
MOT-MAR-Ministry of Transport 
(Marine Administration) 
PWC -Public Works Canada 


DOE -Environment Canada 

NRC -National Research Council 

INA -Indian and Northern Affairs Canada 
F&O -Dept. of Fisheries and Oceans 

DRIE -Dept. of Regional Industrial Expansion 
DND -Dept. of National Defence 

AGR -Agriculture Canada 

DOC -Dept. of Communications 

CEIC -Employment and Immigration Canada 
SOS -Dept. of Secretary of State 

CBC -Canadian Broadcasting Corporation 


(2) Participation of Other Governments: Each of the 70 
projects involving financial participation of other levels of 
government is marked with a “*”. In this case, the figure 
noted is the federal contribution to the project. 


(3) Project Description: This section outlines the nature of the 
work being undertaken, i.e., the type of facility being 
constructed, expanded or improved or good(s) being 
procured. 


(4) Location: This section notes the city or community in 
which the project is located. In the case of a procurement, 
the location of the head office of the prime contractor for 
the project is noted. 
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PROJECT CODE PROJECT DESCRIPTION LOCATION COST DATEOF DATE OF 
($M) START OF COMPLE- 
PROJECT TION OF 


PROJECT 
1. TRANSPORTATION FACILITIES 
Newfoundland 
MOT-MAR-08 Development of container terminal Seal Head 14.0 84-07 (F) 85-09 
MOT-MAR-12 Extension of existing wharf to accommodate larger Cartwright 2.0 84-06 (F) 84-11 
ships 
MOT-SUR-03 Renovation to bus terminal, improvement of access Windsor /OS- BERIC 84-03 (A) 
for handicapped 
MOT-SUR-01 (A-E) *Trans-Labrador Highway — Road construction 13.7 83-09 85-12 
“Conception Bay Bypass — Arterial construction 9.0 83-08 85-12 
*L’Anse-au-Meadow Road — Upgrading and paving 5.3 83-08 85-12 
“Gander Access Road — Road construction ie) Bseil@ 85-12 
“Burgeo Road — Upgrading and paving 5a 83210 85-12 


F&O-02 (A-R) Small Craft Harbours: Bonavista (83-08, 84-12): ZA 
Codroy (83-11, 84-11); Cow Head (83-10, 84-11); 
Fogo Island (83-11, 84-07); Forteau (83-04, 84-06); 
Gooseberry Cove (83-10, 84-11); Green Island Brook 
(83-10, 84-11); Harbour Grace (83-10, 84-11); Heart's 
Content (83-10, 84-11); Jackson’s Arm (84-03, 84-09); 
L’Anse-au-Loup (83-10, 84-12); Makkovick (84-07-F, 
84-12); Port-aux-Basques (83-10, 84-10); Port au 
Choix (84-01, 84-10); Punch Bowl (84-06-F, 84-11); 
St. Bride’s (83-08, 84-11); Smokey (84-07-F, 84-12): 
Trout River (83-10, 85-03) 


At Le Vieux-Port- 
de-Montréal, SRCP 
investments of $40 million 
will result in extensive 
developments including 
roads, water services, 
restoration of heritage 
structures, new buildings 
and parks. 
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At Le Vieux-Port- 
de-Québec, a 400 berth 
marina is being constructed 
in Louise Basin. Quebec 
City is a major destination 
for tourists from Canada, 
the United States and other 
countries this summer 
coming to witness the 
return of the tall ships. 


Nova Scotia 

MOT-MAR-02 Wharf extension and provision of land for storage and Mulgrave 10.6 83-10 85-03 
wharf services 

MOT-MAR-09 Acquisition of land, development of surface areas, and Digby 6.7 83-09 85-03 
construction of wharf extension 

MOT-MAR-16 * Bridge pier protection — Construction of protective Halifax-Dartmouth 3.1 84-02 84-05 
structures for two bridges 

MOT-SUR-08 Funds to CN Rail for rail order Sydney 0.5 83-06 83-06 (A) 

F&O-03 (A-P) Small Craft Harbours: Alder Point (83-10, 84-12): 26.5 


Ballantyne’s Cove (83-10, 83-11-A); Barrio’s Beach 
(83-10, 84-06); Bayfield (83-10, 84-01-A); Baxter's 
Cove (83-10, 84-06); Bay St. Lawrence (83-10, 84-08); 
Canso (83-10, 84-09); Chegoggin Point (83-10, 84-07); 
Cheticamp (83-10, 84-08); Cheticamp Point (83-10, 
84-07); Dennis Point (83-09, 84-06); Dingwall (83-10, 
84-08); Falls Point (83-06, 84-12); Forchu (83-10, 
83-10-A); Glace Bay (83-08, 84-12); Half Island Cove 
(83-09, 83-09-A); Ingonish North (83-08, 83-12-A); 
Larry’s River (83-10, 83-12-A); Little River (83-10, 
83-12-A); Livingstone’s Cove (83-10, 84-05); 
Louisbourg (83-09, 83-10-A); Mabou (83-10, 84-02-A); 
Meteghan (83-10, 84-05); Murphy’s Pond (83-08, 
84-02-A); Neil's Harbour (83-10, 84-09); New Harbour 
(83-10, 83-10-A); Petit de Grat (83-10, 84-10); Port 
Maitland (83-10, 84-09); Port Morien (83-10, 84-03); 
Sambro (83-10, 84-07); Terence Bay (83-11, 84-07); 
West Head (83-10, 84-07); Wedgepoint (83-10, 


84-03-A) 
Prince Edward 
Island 
F&O-04 (A-F) Small Craft Harbours: Egmont Bay (83-10, 84-08); 8.8 


Graham's Pond (83-10, 85-03); Launching Pond 
(83-10, 84-08; Miminegash (83-11, 84-12); Naufrage 
(83-10, 84-09); North Lake (83-10, 84-09) 
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New Brunswick 


MOT-AIR-01 


MOT-MAR-14 


MOT-SUR-02 


MOT-SUR-07 


F&O-05 (A-F) 


Quebec 


MOT-AIR-02 


MOT-AIR-07 


MOT-MAR-03 


MOT-MAR-04 


MOT-SUR-05 


F&O-06 (A-P) 


Ontario 


MOT-AIR-08 


MOT-AIR-14 


MOT-AIR-15 


MOT-AIR-16 


Ze 


Airport Improvements — Air terminal and runway Saint John 


improvements 


Port Development — 
— construction of new wharf and shed 
— extension of wharf and shed 


Chatham 
Newcastle 


“Reconstruction and upgrading of road 

*— Route 450 — Gloucester Peninsula 

*— Route 17 — St. Leonard to Robinsonville 

*_ Route 11 — Tracadie to Chatham 

*— Route 11. — Bathurst to Tracadie 

*— Route 11. — Charlo to Belledune 

*— Route 8 — Newcastle to Tabusintac River 

*— Route 8 —- Blackville to Newcastle 

“Railway grade separation — Construction of a bridge Saint John 
to carry Church Ave. over CPR tracks 


Small Craft Harbours: Caraquet (83-09, 84-09); Dipper 
Harbour (83-10, 85-06); Lameque (83-09, 84-07); 
Pointe Sapin (83-08, 83-12-A); Richibucto (83-10, 
84-07); Shippegan (83-10, 84-09) 


Airport Improvements — Resurfacing of runways, St. Hubert 
reconstruction of perimeter road and replacement of 


field electrical centre 


Airport Improvements — Improvement of buildings, Dorval 
access roads, signalling and lighting; runway surfacing, 
construction of public parking and office space 


“Port Relocation — Construction of wharf, dykes, 
embankments and sheds; development of storage 
area; provision of electricity, sewer and water services 


Sept-lles 


Port Relocation — Relocation of port facilities to Chicoutimi 
Grande-Anse (open to year-round navigation); 
construction of wharf, cargo shed and administration 


building; development of cargo and storage area 


Gare du Palais — Track construction and renovation of Québec 
station 


Small Craft Harbours: Anse-a-Beaufils (83-10, 84-06); 
Anse-a-Valleau (83-11, 84-09); Baie de Bradore 
(83-08, 84-06); Bonaventure (83-11, 84-07); 
Cap-aux-Meules (83-09, 84-09); Cap Chat (84-02, 
84-11): Gascons (83-10, 84-10); Grande Riviére 
(84-01, 84-11); lle d’Entrée (83-10, 84-06); Matane 
(83-08, 84-10); Old Fort (83-08, 84-06); Old Harry 
(83-10, 84-11); Riviére-au-Renard (83-10, 84-04); 
St-Godefroi (83-09, 84-05); Ste-Thérése de Gaspé 
(84-01, 84-11); Tourelles (83-10, 84-05) 


Airport Improvements — Replacement of pavement Toronto 
structures and Flight Information Display System 

(FIDS) equipment, expansion of computer control, 

airside terminal and groundside restoration and 

improvement 


Airport Improvements — Improvement of runway, 
apron, utilities, services and roads 


Airport Improvements — Repairs to taxiway and apron Kenora 


Airport Improvements — Repair of taxiway and access 
roads; lighting of parking area 


Red Lake 


Thunder Bay 


2.1 


WAZ 


10.0 


3.7 


49.7 


36.2 


26.6 


24.4 


22:5 


14.6 


We) 


0.5 


ee 


83-09 


83-10 


83-10 


83-11 


84-05 (F) 


83-08 


83-09 


83-08 


84-04 (F) 


86-03 
86-03 
86-03 
86-03 
86-03 
86-03 
86-03 


84-11 


84-09 


86-05 


86-09 


85-10 


85-12 


84-11 


85-10 


83-10 (A) 


84-09 


MOT-AIR-17 Airport Improvements — Acceleration of airport Hamilton 44.2 82-09 87-03 
expansion and upgrading 

MOT-AIR-19 Airport Improvements — Replacement of existing flight Sioux Lookout 1.6 84-03 85-08 
service station and provision of terminal facilities 

MOT-AIR-18 Airport Improvements — Runway paving Fort Frances 2.2 84-06 (F) 84-10 

MOT-AIR-22 Airport Improvements — Repair of runway, overlaying Earlton 1.7 84-05 (F) 84-09 


of taxiway and apron 


MOT-AIR-23 Airport Improvements — Construction of new terminal, Kapuskasing 1.7 84-04 (F) 85-08 
access and service roads, carpark, security services i 
and associated utilities 


MOT-AIR-24 Airport Improvements — Reconditioning of wells, London 1.9 83-08 85-03 
construction of sewage systems, asbestos removal, 
upgrading of electrical power system 


MOT-AIR-25 Airport Improvements — Removal of asbestos, North Bay 3.9 83-07 84-11 
development of general aviation area, replacement of 
terminal roof, installation of elevators, upgrading of 
electrical power system, replacement of approach 
lights 


Canada’s CL-215 
water-bomber Is the only 
aircraft in the world 
specifically designed 

to fight forest fires. 29 
water-bombers are being 
produced by Canadair 
of Montreal under a 
cooperative purchase 
arrangement with six 
provinces to establish a 
national fleet of fire-fighting 
aircraft. 
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Production of the Canadair 
CL-215 water-bomber is 
expected to create some 
5,000 person-years of 
work at Canadair and its 
suppliers. 


MOT-AIR-26 Airport Improvements — Repair and overlaying of St. Catharines 0.5 83-09 83-11 (A) 
runways and taxiway 


MOT-AIR-27 Airport Improvements — Expansion of air terminal Sault Ste. Marie 10.3 83-08 86-03 
building, asbestos removal and reinsulation of 
equipment garage, replacement of grader, construction 
of addition to firehall 


MOT-AIR-28 Airport Improvements — Three-bay addition to Timmins 4.2 84-04 (F) 84-10 
equipment garage, development of new general 
aviation area, replacement of firehall doors, 
reconstruction of runway 


MOT-AIR-29 Airport Improvements — Firehall addition, runway Windsor 49 83-09 84-12 
repairs, resurfacing of carpark, apron and taxiways; 
upgrading of water and electrical systems 


MOT-AIR-20 Airport Improvements — Construction of runway Pembroke 2.9 83-10 84-08 
extension, parallel taxiway, service road extension and 
relocation of aviation gas facilities 

MOT-AIR-32 Airport Improvements — New runway, taxiway, apron, Summerstown 2.7 84-05 (F) 84-12 
access road, carpark, lighting and general site 
improvements 

MOT-MAR-05 Rehabilitation of Welland Canal — Repair of locks Welland 6.0 83-10 85-04 


MOT-MAR-10 Eastport Complex — Development of reclaimed land in Hamilton 8.0 83-07 85-03 
Hamilton Harbour into active shipping facilities 


MOT-MAR-11 “Development of marina on Detroit River Windsor 0.9 84-02 84-07 


MOT-MAR-15 * Seawall Repairs — Construction of steel piling and Windsor 1.2 83-03 88-03 
rockfill seawall on Detroit River for shoreline protection 


MOT-SUR-04-A Upgrading of station and construction of inter-city Sudbury 2.0 84-05 (F) 84-12 
bus/rail facilities 


MOT-SUR-04-B Union Station — Upgrading of facade, doorways, Toronto 3.5 84-04 (F) 85-03 


lighting, signage, train shed, and installation of 
escalators 
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MOT-SUR-06 (A-G) * Railway grade separation — Reconstruction of two London 1.5 84-02 85-05 

grade separations at Hyde Park 

* Railway grade separation — Construction of subway to —- Kingston 3.5 83-09 84-09 
carry Gardiner’s Road under CNR tracks 

“Railway grade separation — Construction of subway to Richmond Hill 4.4 84-03 85-07 
carry Markham Road under CNR tracks at Richmond 
Hill 

* Railway grade separation — Construction of grade Scarborough SHO) 33654) 85-05 


separation to carry Brimley Road under two tracks 


“Railway grade separation — Reconstruction of existing Toronto 1.8 83-11 84-12 
Dundas Street West bridge—four lanes over six tracks 


* Railway grade separation — Construction of subway to | Thunder Bay 3.1 84-01 84-10 
carry Grenville Avenue under railway and to provide 
improved access to Waterfront 


* Railway grade separation — Construction of grade Mississauga Zo 683-10 84-09 
separation to carry Derry Road under CPR tracks 


F&O-07 (A-R) Small Craft Harbours: Amherstburg (84-03, 84-08); 27.3 
Belle River (83-10, 84-04); Belleville (83-10, 84-04); 
Black River (83-09, 83-12-A); Blind River (84-01, 
84-06); Brockville (83-10, 84-07); Bruce Mines (83-08, 
84-03-A): Cobourg (83-09, 84-06); Cockburn Island 
(83-08, 83-09-A); Cornwall (83-10, 84-06); Gananoque 
(83-11, 84-05); Gore Bay (84-02, 84-06); Gros Cap 
(84-04, 84-07); Keswick (84-05-F, 84-09); Kingston 
(83-11, 84-03-A); Leamington (83-07, 84-03-A); Little 
Current (83-07, 84-03-A); Manitouwaning (84-04, 
84-07): Midland (84-01, 84-01-A); Mississauga (84-01, 
84-06); Nepean (84-02, 84-03-A); Owen Sound (83-09, 
84-05); Pefferlaw River (83-09, 84-03-A); 
Penetanguishene (84-02, 84-03-A); Peterborough 
(84-03, 84-06); Port Dalhousie (83-10, 85-03); Port 
Dover (83-10, 84-08); Port Franks (83-12, 84-03-F); 
Richard’s Landing (84-04, 84-07); Spanish River 
(84-05-F, 84-09); Stoney Creek (83-08, 84-11); 
Thessalon (84-04-F, 84-07); Tobermory (84-04-F, 
84-06); Virginia Beach (84-05-F, 84-09); Wheatley 
(83-12, 84-03-F); Whitby (83-12, 84-03-A); directional 
signage program (83-11, 84-03-A); hydrographic 
charting Lake Ontario, Lake Huron and Georgian Bay 
(83-09, 84-03-A) 


Manitoba 

MOT-AIR-09 Airport Improvements — Completion of pavement, Brandon 6.1 83-08 84-07 
restoration and extension to meet air carrier needs 

Saskatchewan 

MOT-AIR-10 Airport Improvements — Construction, extension and Regina 5:2 83-09 84-10 
renovation of taxiways 

MOT-AIR-1 14 Airport Improvements — Provision of air terminal Prince Albert Wess ETN 84-09 
facilities and improvement of water services 

Alberta 

MOT-AIR-03 Airport Improvements — Construction of firehall, Fort McMurray 21.4 83-09 86-03 
new terminal and improvements to existing runway 
surfaces 

PWC-07 Four-laning of Trans-Canada Highway from Banff National Park 50.0 83-10 85-10 
Minnewanka Traffic Circle to Sunshine Village Access 
Road 
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British Columbia 


MOT-AIR-05 


MOT-AIR-12 


MOT-AIR-13 


MOT-MAR-06 


MOT-MAR-07 


PWC-09 


DOE-05 


F&O-08 (A-E) 


Northwest 


Territories 


MOT-AIR-04 


MOT-AIR-06 
Yukon 


INA-04 


INA-02 


Il. SHIPBUILDING 


Prince Edward 
Island 


F&O-01 
Nova Scotia 


MOT-MAR-01-B 


MOT-MAR-01-F 


MOT-MAR-01-C 


Quebec 


MOT-MAR-01-B 


Ontario 


MOT-MAR-01-B 


British Columbia 


MOT-MAR-01-B 
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Airport Improvements — Construction of new air 
terminal complex, expansion of parking facilities, 
strengthening of aircraft parking apron 


Airport Improvements — Repairs and renovations, 
construction of parking lot, construction of heliport 


Airport Improvements — Upgrading of airport runway 


Construction of ramps, acquisition of land for barge 
terminal 


Development of barge terminal 


Rehabilitation of landing wharf, replacement of crane, 
expansion of parking facilities 


Reconstruction of Highway No. 4 in Pacific Rim 
National Park 


Small Craft Harbours: French Creek (83-09, 84-06); 
Hartley Bay (83-09, 84-03-A); Port McNeill (83-10, 
84-02-A); Prince Rupert (84-03, 84-07); Sointula 
(83-10, 84-02-A) 


Airport Improvements — Expansion and modification of 


existing terminal, airside and groundside expansion 


Construction of new air terminal building 


Reconstruction and upgrading — Carcross-Skagway 
Road 


Reconstruction and completion — Dempster Highway 


Total value of shipbuilding projects: 


Construction of new electronic survey vessel 


Construction of one Type 1100 tender for supply of 
navigation aids and icebreaking 


Mid-life modernization of icebreaker (Sir Humphrey 
Gilbert) 


Construction of one Type 1050 tender for supply of 
navigation aids and icebreaking 


Construction of two Type 1100 tenders for supply of 
navigation aids and icebreaking 


Construction of one Type 1100 tender for supply of 
navigation aids and icebreaking 


Construction of two Type 1100 tenders for supply of 
navigation aids and icebreaking 


Kamloops 


Vancouver 


Pemberton 


Campbell River 


Port Hardy 


Esquimalt 


Vancouver Island 


Inuvik 


Frobisher Bay 


Georgetown 


Halifax 


Halifax 


Pictou 


Sorel 


Collingwood 


Vancouver 


6.6 


Ur 


0.5 


2.1 


2.0 


S)s7 


as 


7.8 


8.9 


6.0 


Tess 


38.1 


693.2 


83-09 


83-08 


83-05 


84-04 (F) 


84-07 


83-10 


83-09 


84-05 


84-09 


83-07 


83-07 


84-04 


83-10 


83-10 


83-12 


83-08 


83-09 


83-09 


85-03 


84-12 


83-07 (A) 


84-12 


85-03 


86-03 


84-06 


86-03 


85-12 


85-03 


88-10 


85-06 


86-04 


84-114 


85-12 


Sore 


86-04 


86-04 


MOT-MAR-01-C Construction of one Type 1050 tender for supply of Vancouver 83-114 85-12 
navigation aids and icebreaking 

F&O-19 Construction of coastal workboat Vancouver 83-10 84-07 

MOT-MAR-01-E Construction of small shore-based craft various 83-12 86-02 

National 


(awards forthcoming) 


MOT-MAR-01-A Construction of one Type 1200 Heavy Icebreaker 87-04 
MOT-MAR-01-D Construction of two Type 800 Small navaid tenders 85-07 
MOT-MAR-01-F Mid-life modernization of two icebreakers 85-06 


ill. RESEARCH AND TRAINING FACILITIES 
Prince Edward 


Island 

AGR-01 *Contribution towards construction of veterinary Charlottetown 18.5 83-12 (A) 86-09 
teaching facility 

Nova Scotia 

CEIC-01 Nautical Institute - Construction of new marine training Port Hawkesbury 15.7 84-05 (F) 86-06 


facilities designed for 400 students 


Scientists at Environment 
Canada’s Pacific Forest 
Research Centre are 
investigating ways to 
reduce losses from the 
mountain pine beetle, a 
major threat to B.C. forests. 
Under the SRCP Program, 
the federal government is 
upgrading the research 
facilities of the Centre, at a 
cost of $14 million. 


me 


MOT-MAR-13 Canadian Coast Guard College — Expansion of Sydney 18:3 83-110 86-06 
residential accommodation (238 new berths) and 
structural alterations to existing administration building 


New Brunswick 


DRIE-08 Fluid Bed Mineral Research Centre — Construction of Chatham 15.0 83-11 86-07 
fluid bed minerals research facility 


DOE-06 *Maritime Forest Research Centre — Construction of Fredericton 22.5 84-11 (F) 87-03 
7,050 metre laboratory office complex 


DOE-07 Forestry Satellite Facility - Construction of facility to Edmundston 2.4 84-11 86-03 
provide forestry research capacity for the Canadian 
Forestry Service in co-operation with the University of 


Moncton 

Quebec 

DOC-01 Canadian Workplace Automation Research Centre — Laval 11.0 83-10 84-11 
Establishment of centre for research on workplace 
automation 

F&O-13 M. Lamontagne Fisheries Research Centre — Ste-Flavie 39.5 84-09 (F) 86-09 
Construction of a research centre for fisheries and 
marine sciences 

NRC-02 NRC Biotechnology Research Institute — Construction Montreal 61:0 83-10 86-03 
of a national centre for research into biotechnology 

DRIE-01-B Pulp and Paper Research Facilities — Expansion of Pointe-Claire 2.0 84-05 (F) 85-02 
facilities of the Pulp and Paper Research Institute of 
Canada 

DOE-01 Laurentian Forest Research Centre — Expansion and Ste-Foy VU) teks il@) 86-06 
upgrading of existing facilities 

AGR-02 Integrated Research Centre — Funding to construct Ste-Hyacinthe 35.8 83-10 86-03 
centre for research on food products and processing 

Ontario 

DOE-02 Great Lakes Forest Research Centre — Construction of | Sault Ste-Marie 13.0 83-10 86-07 
major addition to augment the centre’s research 
capacity 

DOE-09 *Toxicology Research Centre — Contribution towards Guelph/Toronto 10.0 84-10 (F) 86-09 
construction of new institute 

Manitoba 

NRC-01 Institute for Manufacturing Technology — Construction Winnipeg 42.6 83-11 85-10 
of new NRC laboratory for applied research and 
development in computer-aided design, robot 
mechanisms and sensors, artificial intelligence and 
flexible manufacturing systems 

Saskatchewan 

NRC-03 Institute for Plant Biotechnology — Expansion of NRC Saskatoon 6.0 83-10 84-12 


Prairie Regional Laboratory building to house the 
western centre of the national biotechnology program 


British Columbia 


DRIE-01-A Pulp and Paper Research Facilities — Construction of Vancouver 15.0 84-09 (F) 85-12 
new facilities for the Pulp and Paper Research Institute 
of Canada 

DOE-03 Pacific Forest Research Centre — Construction of Victoria 14.0 83-10 86-10 


addition to existing structure and other alterations 
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IV. ADVANCED TECHNOLOGY PROCUREMENT 


Quebec 

DOC-03 Office Automation Demonstration — Phase |! of 
automation of Palais des Congrés 

MOT-AIR-31-B Replacement of instrument landing systems (ILS) at 
airports with solid-state instrumentation 

DND-01 (B,D) Procurement and installation of air/ground equipment 
— SARSAT - Search-and-rescue satellite 
— CW-20 Microwave replacement 

Ontario 


MOT-AIR-31 (A,C,D) Procurement and installation of air navigation systems 
— VHF transmitters and receivers 
— ILS signal analyzers 


— Built-in testing equipment 


DND-01 (A,C) Procurement and installation of air/ground equipment 
— aeronautical communication systems 
— receiver replacement 
MOT-AIR-21 Purchase DASH-7 Ranger aircraft and supporting 
electronic equipment for iceberg surveillance 
DND-03 Modifications to three search-and-rescue helicopters 
CBC-01 Purchase of technical equipment, telephone systems 


and transmitters 


V. LAND AND TOURISM DEVELOPMENT 


Nova Scotia 

PWC-11 Redevelopment of Shubenacadie Canal as historical 
and recreational park 

PWC-01 Acquisition by lease/purchase financing of new federal 
office building 

DRIE-04 Reclamation of Louisbourg waterfront including 
cleanup and restoration 

DRIE-05 *Mulgrave and Canso Industrial Park — Development of 
marine industrial park on former Acadia fish plant site 

DRIE-02 Reclamation of two old mine sites and development of 
two park/recreation areas 

DOE-12 Repair and upgrading of St. Peters Canal 

DRIE-03 Construction of new office building 


New Brunswick 


PWC-12 *Redevelopment of city core 

Quebec 

PWC-02 Redevelopment of vacated port area 

PWC-03 Vieux-Port-de-Montreal — Several renovation and 
construction projects, including pedestrian walkways, 
roadways, green areas, administration building and 
water service 

PWC-04 Vieux-Port-de-Quebec — Construction of a mutli-storey 
parking lot and a commercial building to house offices, 
vessel repair and sail weaving workshops 

Ontario 

DOE-08 *Construction of secondary sewage treatment system 


Montreal oe 
Montreal 1255 
St. Anne de Bellevue 
26.1 
3.9 
Toronto 
9.4 
2.4 
WZ 
Toronto 
Bi5)6 
48 
Toronto 46.2 
Arnprior 20.8 
83:5 
Shubenacadie 3.0 
Halifax 5.0 
Louisbourg 2.0 
Mulgrave 1.0 
New Waterford 1.9 
St. Peters 2.4 
Sydney 2.0 
Moncton 8.0 
Chicoutimi 8.0 
Montréal 40.0 
Québec 8.6 
Niagara Falls 3.0 


84-07 


83-114 


84-01 
84-01 


83-08 
84-01 
83-09 


83-07 
83-09 


83-10 


83-10 


83-12 


83-10 


83-08 


83-12 


83-07 


83-08 


84-01 


83-10 


84-04 (F) 


83-114 


83-11 


84-05 


85-08 


85-10 


87-03 
85-06 


86-07 
86-02 
85-01 


86-07 


86-03 


87-06 


86-08 


86-03 


86-03 


86-01 


84-06 


84-08 


85-09 


86-03 


84-12 


85-06 


86-10 


86-03 


85-05 


85-10 
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DOE-11 


DOC-02 


PWC-05 


PWC-06 


Manitoba 


DRIE-06 


British Columbia 


PWC-10 


PWC-08 


DRIE-07 


communities adjacent to the Pacific Rim National Park 


* Expansion to existing gravity sanitary sewer service 
connections, three sewage pumping stations and force 
mains 


“Expansion to existing sewage treatment and water 
supply 


* Stratford Festival — Expansion of facilities of Festival 
and Avon Theatres 


Toronto Harbourfront — Construction of parking 
garage, marina pier, waterfront promenade, 
development of open and green areas, refurbishment 
of heritage structures, contribution towards 
development of arts centre 


“Welland Canal Lands Development — Redevelopment 
of the former Welland Canal property into a 
commercial/tourism/recreation complex 


“Redevelopment of Portage area in downtown 
Winnipeg 


Vancouver Waterfront — Provision of access and 
services to Canada Harbour Place and Vancouver 
waterfront 


Sinclair Centre — Restoration and renovation of 
heritage building in downtown Vancouver (Block 15) 


Upgrading of water and sewage facilities in 


Vi. RESOURCE DEVELOPMENT 


Newfoundland 


F&O-14 


F&O-15 


New Brunswick 
F&O-16 

Nova Scotia 
F&O-17 

F&O-18 

F&O-11 

Quebec 


MOT-AIR-20 


F&O-12 


F&O-09 


F&O-10 
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Marine Service Centre — to provide drydock and repair 
facilities for vessels under 15 metres to allow low cost 
vessel maintenance and longer vessel life 

Marine Service Centre — to provide drydock and repair 


facilities for vessels under 15 metres to allow low-cost 
vessel maintenance and longer vessel life 


Fish unloading and ice-making facilities (28 locations) 


Fish unloading and handling systems 
Ice-making and storage facilities 


Upgrading of industrial water and/or power supplies 


*Procurement of 29 CL-215 water bombing aircraft 
under co-operative purchase arrangement with six 
provincial governments 
Fish unloading and ice-making facilities (53 locations) 


Bait storage facilities (17 locations) 


Salt fish facilities (6 locations) 


Sudbury 


Timmins 


Stratford 


Toronto 


Welland 


Winnipeg 


Vancouver 


Vancouver 


Vancouver Island 


Port-aux-Basques 


Port au Choix 


Montreal 


Zo 


3.0 


2.0 


24.7 


5.3 


22.0 


7.8 


42.0 


1.0 


2.0 


(ef 


173.8 


15.0 


SU 


6.0 


84-01 


84-01 


83-09 


83-09 


84-06 (F) 


83-06 


83-10 


83-10 


84-05 


83-11 


84-01 


83-11 
83-11 


83-11 


83-08 


83-12 


83-114 


83-11 


85-03 


84-12 


85-12 


86-03 


88-12 


85-03 


86-05 


86-03 


84-10 


85-03 


85-03 


84-09 


85-12 


85-12 


87-02 


86-03 


84-09 


85-12 


Saskatchewan 

AGR-04 Canadian Western Agribition — Construction of Regina 5.7 83-06 84-04 
additional livestock facilities at existing agribition site 

AGR-03 PFRA Water projects — Rehabilitation of Swift Current Southwest 3.9 83-10 85-03 
weir and irrigation works — Rehabilitation of water Saskatchewan 
supply i 

Vil. OTHER PROJECTS 

New Brunswick 

SOS-01 “Construction of a community development centre for Newcastle 6.0 84-04 (F) 85-06 


the Miramichi region 


British Columbia 


INA-03 (A-M) Construction of water and sewer systems at thirteen 10.1 83-07 84-12 
native communities in B.C. 

National 

DND-02-A Improved personal webbing — Procurement of 17.6 83-10 85-12 
clothing/textiles for armed forces 

DND-02-B Chemical warfare protective clothing — Procurement of 15.0 83-06 86-01 


clothing/textiles for armed forces 


For more information, please contact: 


Communications Section 
Special Recovery Projects 
Room 0A1, Phase III 
Place du Portage 

Ottawa, Ontario 

K1A 0S5 


(819) 994-2241 
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